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A MULTIMODAL TRANSPORTATION PROJECT 


MASSDOT/FMCB JOINT MEETING 
NOVEMBER 18, 2019 - MASSDOT BOARD ROOM 


This Project Update C ALL ALON 
Is Project Update Lovers: 
¢ MEPA/NEPA - Scoping Report 


¢ Constructability 


¢ Project Elements 
— Temporary Soldiers Field Road By-Pass 
— Charles River Bank Park Alternatives 
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Project Update: NEPA/MEPA ‘ae 


¢ The Scoping Report was published November 6 with Public Meeting held 
November 7 to introduce report to the public, kicking off the Scoping 
Process and 3/-day public comment period. 


¢ Next Public NEPA Meeting December 4, 2019 Dunning School, Framingham 


¢ Comment Deadline December (2, 2019 
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MEPA 


¢ File Notice of Project Change early 2020 
¢ NPC Documents changes and decisions since the DEIS Scoping Report publication 


¢ Informs scope for DEIS 
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Draft MEPA/NEPA Flow Chart ALLSTON 


[MEPA 


NPC Cert 
Spring 2020 


File NPC 
Winter 2020 


File FEIR 
Spring 2021 


FEIR Cert State 
Spring 2021 Permits 
Issued 
Fall 2021 


Construction 
Procurement 


Federal 

Permits 
File FEIS/ROD Issued 
Summer 2021 Fall 2021 


File NOI 
October 
18, 2019 


File DEIS 
Winter 2020- 2021 


Agency 
Consultation 


File Scoping Report 
November 2019 
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Project Update: Constructability 
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Re-Alignment Alternative Plan ("SL") ALLSTON 
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Proposed Roadway/Railway (fil) [[))] oe ee and/or 


Proposed Roadway (by others) [fl] Proposed West Station Platforms} | 


Proposed Bridge/Structure & Proposed Rail Yard Buildings 
Proposed Underpass 


o 
x 
= 
a 
8 
Ww 


5 7 Py 
Wadsworth St : | 


“Ashford St 


Gardner St 


Massachusetts 
Highway Division 


MASSDOT/EMCB JOINT MEETING - 11/18/19 s7 


SFR Hybrid Throat Option ALLSTON 
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SFR Hybrid Option Constructability “apse 


¢ For all options under consideration, required to keep all modes of travel open during 
construction 
— Paul Dudley White Path 
— Six lanes Mass. Turnpike 
— Four lanes Soldiers Field Road 
— Maintain two commuter rail lines for as long as possible 
¢ Temporary realignment of SFR is required during construction due to fixed location of 
SFR Hybrid Viaduct, major utility relocations, clearances to maintain travel modes, 
provide safe work zones and construction access/egress 


¢ Duration of construction: 8-10 years 
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SFR Hybrid Constructability Complicated by Major Utilities ‘ae 
¢ MassDUT 


— Drainage Impacts - Relocation of existing drainage pump station 
— New Pump Station for Proposed SFR Underpass 
¢ MWRA 


— Sewer Main Impacts - 08" X 63" Brick and 60" RCP 
¢ Relocation within Median below Proposed Paul Dudley White Separated Ped and Bike Paths 


— Water Main Impacts - 63" in 64" steel sleeve 
¢ BWSE 
— Sewer Main Impacts - {8" near easterly abutment 
— Drainage Impacts - 60" Cast Iron near easterly abutment 
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Major Utilities - SFR Hybrid Throat Area 
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Proposed Roadway (by others) 
Proposed Bridgo/Structure 
Proposed Underpass. 
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Proposed Open Space and/or 
Landscaped Median 
Proposed West Station 


Proposed Rall Yard Bulldings 
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EB Existing Drain 
EE Proposed Drain 
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EEE Proposed Water 
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MWRA Sewer and Water Main Relocations ALLSTON 
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Potential Relocation 
of 58"x63" MWRA 
Sewer Pipe 


Existing 64" 
Existing 58"x63" MWRA Waiter Pipe 
MWRA Sewer Pipe 


Relocated 64" 


MWRA Water Pipe 
MODIFIED HYBRID - SFR STACKED OVER I-90EB, RAIL/I-S90WB AT-GRADE 


SECTION ABOVE MWRA 64" WATER MAIN 
APPROX. STA 155+50 
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Project Elements 
— Temporary Soldiers Field Road By-Pass 
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a Temporary SFR Alignment 
(Panelized Structure) 


Temporary SFR & I-90 Alignment 
(Fill within Charles River) 


NOTE: 
Contours based on Lower Charles 
River Chart (CRAB and MIT Sea Grant 


3 Chart Project) 


Temporary SFR Alignment 
(Outside Charles River) 


Temporary I-90 Alignment 
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SFR Hybrid Throat Area Construction Staging Highlights ‘ae 


¢ Staging concepts are preliminary and several elements need further 
study/investigations including but not limited to: 
— Temporary Soldiers Field Road By-Pass/PDW Path on Trestle Structure 
— Sizing safe work zones for equipment and access 
— Increasing duration of 2 track Worcester Mainline services 
— Grand Junction Bridges over |-90 and SFR 
— SFR Viaduct transitions outside tangent portion of throat 
— Temporary |-90 alignments horizontal and vertical geometry 


— Major utility relocations upon completion of field investigations and continued coordination with 
utility owners 


— Overall construction durations by stage 
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Project Elements 
— Charles River Bank/Park Treatment Alternatives 
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Riverbank Restoration/Reconstruction 
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SELECTED PLANTS FROM CHARLES RIVER VEGETATION MANAGEMENT PLAN 
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BANK RESTORATI 
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Berm Alternative ALLSTON 
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: Perspective the Narrowest Portion of the Throat 
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Questions? 
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